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Classroom and Training Build 

Contract awarded to ^ 

Building construction and lootings arc poured. Vault walls arc 
under construction. Construction ol forced sewer main is under 
way . 

Water main installation has been completed to the building. 
Installation of the foundation drain system has begun. 
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Start Construction - October 82 
Beneficial Occupancy - July 83 
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